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Message Text 


UNCLASSIFIED 

PAGE 01 CANBER 02351 22080IZ 
11 

ACTION FBO-OI 

INFO OCT-OI EA-07 ISO-00 /009 W 

008579 

R 220605Z APR 74 
FM AMEMBASSY CANBERRA 
TO SECSTATE WASHDC 3038 

UNCLAS CANBERRA 2351 

FOR: A/FBO 

E.O. 11652: N/A 
TAGS: ABLD, AFSP, AS 

SUBJECT: EMERGENCY REPAIRS TO PROPERTY 06307 - lA MUGGA WAY 

1 . UPON DEPARTURE OF FORMER OCCUPANT PROM THESE QUARTERS 
THE ENTIRE STRUCTURE WAS REVIEWED TO DETERMINE IF ANY 
STRUCTURAL AREAS REQUIRED IMMEDIATE ATTENTION. IT WAS THEN 
FOUND, AS IN THE CASE OP THE OPFICIAL RESIDENCE, THAT 
CONCEALED GUTTERS HAD DETERIORATED TO A DEPLORABLE STATE, 
LEAKED EXCESSIVELY AND ROTTED ALL OP THE INNER WOODEN FACING 
AND PART OF STUDS EXTENDING ENTIRE LENGTH OF EAVES. BECAUSE 
DAMAGE IN THESE AREAS CONCEALED FROM SIGHT IT IS OVERLOOKED 
DURING PERIODS OF ROUTINE MAINTENANCE, AND EVEN WHEN FOUND 
IMMEDIATE CORRECTION MUST GENERALLY BE DEFERRED DUE TO LACK 
OF ROUTINE MAINTENANCE FUNDING. 

2. TODAY'S COST OF RECTIFYING THE DAMAGE IS QUOTED AT 
$1,160. THE EMBASSY REGRETS IMPOSING THESE EMERGENCY 
REQUESTS BUT FEELS ANY FURTHER DEPERRAL OP SUCH OVERDUE 
REPAIRS WOULD BE ASKING FOR FAR MORE EXCESSIVE EXPENDITURES 
IN THE PUTURE. 

3. QUOTATIONS RECEIVED WERE MADE VALID FOR THIRTY DAYS. 

GREEN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 22 APR 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974CANBER02351 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D740093-0526 
From: CANBERRA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: linki 974/newtext/t1 9740425/aaaaawhx.tel 

Line Count: 50 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: shawdg 
Review Comment: n/a 
Review Content Flags: 

Review Date: 15 OCT 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <15 OCT 2002 by boyleja>; APPROVED <27 DEC 2002 by shawdg> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: EMERGENCY REPAIRS TO PROPERTY 06307 - 1 A MUGGA WAY 
TAGS: ABLD, AFSP, AS 
To: STATE 
Type: TE 
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